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District Engineer 
San Francisco District 

Attention: LTC Travis J. Rayfield, District Commander 

U.S. Army Corps of Engineers 

1455 Market Street 

San Francisco, CA 94103 

Subject: Pre-Inspection Report for the period July 1, 2017 to June 30, 2018 for Uvas Creek 

Levee in Santa Clara County, California 


Dear Sir: 

Please find enclosed the subject document which is being submitted in preparation for the planned 
inspection of the Inspection of Completed Works Project on Uvas Creek located in Santa Clara 
County, CA. If you have any questions, please contact Devin Mody of our Watersheds Operations 
and Maintenance Engineering Unit at (408) 630-2024 or dmodv@vallevwater.orQ . 

Sincerely, 


Sue Tippets 

Deputy Operating Officer 

Watersheds Operations and Maintenance Division 


Enclosures: Uvas Creek Levee Report for the period July 1, 2017 to June 30, 2018 


cc/enc: Mr. John Cheng 

San Francisco District 

U.S. Army Corps of Engineers 

1455 Market Street 

San Francisco, CA 94103 

John.C.Chenq@usace.army.mil 


cc/enc: D. Mody, G. Meamber, R. Weese, A. Guzman, C. Kortman, N. Church 

cc: S. Tippets, C. Grande, J. Codianne, S. Akin, P. Thomas, U. Chatwani, L. Spin 


Our mission is to provide Silicon Valley safe, clean water for a healthy life, environment, and economy. 
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Annual Pre-Inspection Report for the period July 1,2017 to June 30, 2018 
Uvas Creek Levee and Channel at Gilroy, Pajaro River Basin, California 


The Santa Clara Valley Water District’s (SCVWD) Annual Pre-Inspection Report, for the period 
July 1, 2017 to June 30, 2018 for the Uvas Creek Levee at Gilroy, Pajaro River Basin, 
California, is as follows: 

A. Physical condition of the protective works: 


The physical condition of the protective works as indicated by the Inspector’s Report is 
summarized as follows: 

Introduction : 

SCVWD inspects the Uvas Creek Levee project semi-annually each fall and spring. During 
these inspections, SCVWD assesses the condition of the levee, main channel, and 
appurtenances including culverts, flap gates, and maintenance roads. This period, 
inspections were conducted from October, 2017 to June, 2018. Locations referred to in 
this report can be identified by station on the aerial photographic map of project area in 
Appendix 1. Specific inspection sites are identified in the Uvas Creek inspection location 
sheets in Appendix 2. Cost expenditures on maintenance of the protective works for the 
period are detailed in Appendix 3. Photos showing areas of significant concern are 
included for reference in Appendix 4. The condition ID’s (G numbers) referenced in the 
Inspection Summary below are listed in Appendix 4. 

SCVWD Inspection Summary : 

The levee was observed to be in fair condition and appeared to be functional throughout 
the project. Rodent burrowing activity is low overall throughout the project. The highest 
rodent activity is located near Gilroy High School and the lower end of the project where 
forage appears to support higher rodent populations. Levee reconstruction work performed 
in July 2015 improved the levee slope condition near Gilroy High School, but many holes 
have returned. Vegetation along the levees that should be addressed includes trees 
growing on the slopes throughout the project (G15543, G15545, G19686, and G23826), as 
well as tree canopy overhanging or touching the slopes (G15501). 

The main channel was observed to be relatively clear and functional. Minor sediment 
deposition was noted in several areas, most notably at Miller Avenue crossing. In-stream 
vegetation just upstream of the Highway 101 bridge and upstream of Miller Avenue 
crossing is being monitored. Presumed presence of the sensitive status species, California 
Tiger Salamander, and lack of an Incidental Take Permit (ITP) preclude the SCVWD’s in¬ 
channel work in the area. SCVWD biological staff are working to acquire an ITP. Woody 
vegetation and trees are growing in the riprap around the West Luchessa Avenue bridge 
crossing (G15548 and G15551). 
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Ongoing and Future Work : 


SCVWD intends to perform the following repair or corrective maintenance work within the 
next year: 

Table 1: Summary of proposed maintenance activities, July 1, 2018 through June 30, 2019 


Non-Recurrinq Activities Planned 

Item 

Maintenance Activity 

General Location 

Schedule 

1 

Trim and remove willows < 
6-inch DBH in natural 
channel 

Highway 101 to levee end 
and levee to Miller Ave 

Pending regulatory 
agencies’ approval 

2 

Rodent control - Live 

Trapping 

Levees 

Continuously 

3 

Removal of large downed 
oak branch near trail 

Inboard levee slope near 
downstream limit of project 

Fall/Winter 

2018/2019 

4 

Repair of rodent damage to 
levee 

Inboard and outboard levee 
slopes from Miller Ave to 
just downstream of West 
Luchessa Ave 

2018-2019 

Recurring Activities Planned 

Item 

Maintenance Item 

General Location 

Schedule 

1 

Creek and levee inspections 

Entire project area 

Semi-annually 

2 

Trash and debris removal 

Throughout project 

Quarterly 

3 

Graffiti removal 

Throughout project 

As-needed 

4 

Fence Repair 

Throughout project 

As-needed 

5 

Sign Install/Repair 

Throughout project 

As-needed 

6 

Weed abatement 

Levees, roads, bypass 
channel 

As-needed 

7 

Revegetation maintenance 

Revegetation sites 

As-needed 

8 

Flap gate maintenance 

Entire project area 

Annually 

9 

Video Inspection 

Throughout project 

Every 5 years 


The frequencies of maintenance activities shown above are guidelines for scheduling 
routine maintenance. SCVWD also performs these and other maintenance activities on an 
as-needed basis throughout the year. 

B. Flood behavior of the protective works: 

No major flooding events occurred during the reporting period. 

SCVWD inspects the performance of the project works during significant storm events. 
SCVWD inspectors pay particularly close attention to areas with high potential for flow 
blockages and flooding, including the Santa Teresa Boulevard, Bolsa Road, West 
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Luchessa Avenue (Thomas Road), Miller Avenue, Bloomfield Avenue, and Highway 25 
(Hollister Road) bridge crossings. 

For inspection and reporting purposes, SCVWD has identified the following stage 
thresholds for the project, as measured at the City of Gilroy’s West Luchessa Avenue 
(Thomas Road) bridge staff gauge. 


Table 2: Stage thresholds for Uvas Creek at West Luchessa Avenue (Thomas Road) 
bridge staff gauge 


Elevation 
Stage (ft) 

Occurrence 

189.0 

Close Miller Avenue low flow crossing, monitor creek stage 

196.0 

Activate City of Gilroy Emergency Operations Center (EOC) 

198.0 

Fully open and staffed City and SCVWD EOCs 

199.5 

Flood warnings provided to residents by Police and Fire Departments 

201.7 

Creek over banks, sandbag residences 


C. Encroachments and trespasses: 


There is one existing and previously noted unauthorized farm access ramp into and across 
the invert of the Uvas Creek channel. This violation is located approximately 5,320 feet 
upstream of Highway 101 between SCVWD stations 322+39 and 325+65. Farmers use 
that creek crossing to access their agricultural fields. Although the operation or flood 
conveyance of the project is unaffected by this crossing, SCVWD has monitored and will 
continue to monitor for signs of erosion. 

Three unauthorized staircase access points exist on the project levee. They were installed 
by the City of Gilroy as part of their public trail system. These sites have been identified by 
USACE as potential erosion sites and now show evidence of minor erosion. During the 
previous reporting period, the City of Gilroy placed additional aggregate rock at the stair 
locations and other pioneer trails to address the erosion. The rock is holding well and these 
sites will continue to be monitored and, if necessary, additional measures will be taken. 

A few encampments were noted throughout the project. 

D. Permits issued for work within right-of-way: 

No new permits were issued between July 1, 2017 and June 30, 2018. 

E. Maintenance measures taken: 

The status of the deficiencies indicated in the draft 2018 USACE Annual Inspection report 
requiring corrective maintenance is shown in Table 3 below. Photo numbers listed in Table 
3 reference photos from the draft 2018 USACE Annual Inspection Report. 


Page 2 of 33 




Table 3: Status of USACE inspection items for the Uvas Creek LEFT BANK system 


Photos 

Deficiency 

Action 

Comment/Status 

LEVEE EMBANKMENTS 

1. Unwanted Vegetation Growth 

6 

Trees encroaching within 

15' of landside levee toe 

Remove vegetation 
as permitted. 

SCVWD is addressing vegetation 
removal less than 6" in diameter. 
SCVWD in early stages of effort to 
address removal of larger vegetation. 

3. Encroachments 

2,3,9 

Unapproved pedestrian 
paths and staircase 

Monitor 

Not severe enough to warrant 
immediate repair 

10. Animal Control 

14,15 

Rodent damage 

Monitor 

Not severe enough to warrant 
immediate repair 

15.Seepage 

none 

Sinkhole 

Coordinate with 

City of Gilroy 

SCVWD latest inspection confirmed 
that the City adequately repaired the 
sinkhole 

FLOOD DAMAGE REDUCTION CHANNELS 

1. Vegetation and Obstructions 

none 

Tree in the channel 

Remove tree 

Tree has been removed 


F. Fiscal Year 2018 maintenance costs 

The fiscal statement of the Superintendent’s operations for the current period is as follows: 
Table 4: Fiscal statement of operations, July 1, 2017 through June 30, 2018 


Category 

Labor 

Materials 

Equipment 

Totals 

Project Inspection 

■HB9 

$0.00 

$0.00 

KKX&W. 1 

Maintenance 

I3-KBE3 

$847.68 

\mzwisimim 


Rodent Control 

Work done by contract 

$4,795.50 

Flood Fighting Ops. 

$0.00 

$0.00 

$0.00 

$0.00 

TOTAL 


$847.68 


pSsJSHiiisfsI 


Note: See Appendix 3 for details 
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The labor costs shown above include overhead. Costs do not include any planning or 
engineering costs associated with operations and maintenance of the project works. Costs 
of activities undertaken during storms or to prepare for potential flooding events are 
included in the "Maintenance" category. 
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Appendix 1 


Aerial Photographic Map of Project Area 
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Appendix 2 


Inspection Location Sheets 
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Appendix 3 


Operations & Maintenance 

Cost Details 
FY 2018 

July 1, 2017 to June 30, 2018 
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Appendix 4 

Areas of Significant Concern 
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Santo Clara Valey 
Water District X 


Condition: 

G14465 

Description: 

UVAS-CARNADERO CREEK - MILLER AVE 
TO SANTA TERESA BLVD - RIGHT BANK 
- EROSION 

Status: 

ACTIVE 



Location: 

5018900 



Parent: 

G8691 



Inspection 

Date: 

06-28-2018 

Inspector: 

2758 - Colin Kortman 

Category: 

EROSION 

Jurisdiction: 

E 

Rating: 

(4)(D) Possible Failure or Violation of Asset 


Comments: Erosion extends 2-4 ft to the sides of and below sacrete bank protection 


D/S Station: 47638 

U/S Station: 47638 

Quantityl : 
Quantity2 : 


Cross Street: US Miller Ave 

Qtyl Units : 

Qty2 Units : 


PICTURE 1: Inspection Date: 06-28-2018 - Looking: At 



PICTURE 2: Inspection Date: 06-28-2018 - Looking: At 



PICTURE 3: Inspection Date: 06-28-2018 - Looking: At 



7/9/18 9:09 AM 
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Santo Clara Valley 
Water District A 


Condition: 

G15415 

Description: 

UVAS-CARNADERO CREEK - MILLER AVE 
TO SANTA TERESA BLVD - RIGHT BANK 
- RODENT CONTROL 

Status: 

ACTIVE 



Location: 

5018900 



Parent: 

G8691 



Inspection 

Date: 

10-23-2017 

Inspector: 

1928 - Terri Gross 

Category: 

RODENT CONTROL 

Jurisdiction: 

C 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

under and downstram of Santa Teresa 

bridge, 4000sq ft veg impact 

D/S Station: 

43876 



U/S Station: 

48063 

Cross Street: 

US Miller Ave 

Quantityl : 

4200 

Qtyl Units : 

LINEAR FEET 

Quantity2 : 


Qty2 Units : 




PICTURE 1: Inspection Date: 10-23-2017 - Looking: At 



PICTURE 2: Inspection Date: 10-23-2017 - Looking: At 


7/9/18 9:09 AM 


Page 14 of 33 








Santa Clara Valleu 
Water District A 


Condition: 

G15418 

Description 

UVAS-CARNADERO CREEK - MILLER AVE 
TO SANTA TERESA BLVD - RIGHT BANK 
- EROSION 

Status: 

ACTIVE 



Location: 

5018900 



Parent: 

G8691 



Inspection 

Date: 

06-28-2018 

Inspector: 

2758 - Colin Kortman 

Category: 

EROSION 

Jurisdiction: 

E 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

established pioner trail on waterside levee bank 

D/S Station: 

45937 



U/S Station: 

45941 

Cross Street: 

US Miller Ave 

Quantityl : 


Qtyl Units : 


Quantity2 : 


Qty2 Units : 


PICTURE 1: 

Inspection Date: 

06-28-2018 - 

Looking: Downstream 



7/9/18 9:09 AM 
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Condition: 

G15485 

Description: 

UVAS-CARNADERO CREEK - W LUCHESA 
TO MILLER AVE - RIGHT BANK - 
RODENT CONTROL 

Status: 

ACTIVE 



Location: 

5018900 



Parent: 

G8690 



Inspection 

Date: 

10-23-2017 

Inspector: 

1928 - Terri Gross 

Category: 

RODENT CONTROL 

Jurisdiction: 

C 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

need rodent trapping 



D/S Station: 

38754 



U/S Station: 

42098 

Cross Street: 

DS Miller Ave 

Quantityl : 


Qtyl Units : 


Quantity2 : 


Qty2 Units : 



PICTURE 1: Inspection Date: 10-23-2017 - Looking: Upstream 



7/9/18 9:09 AM 














Santa Clara Valleu 
Water District A 


Condition: 

G15548 

Description 

UVAS-CARNADERO CREEK - W LUCHESA 
TO MILLER AVE - RIGHT BANK - 
VEGETATION - WOODY 

Status: 

ACTIVE 



Location: 

5018900 



Parent: 

G8690 



Inspection 

Date: 

06-28-2018 

Inspector: 

2758 - Colin Kortman 

Category: 

VEGETATION - 
WOODY 

Jurisdiction: 

E 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

woody vegetation growing within riprap, right bank, waterside levee slope 

D/S Station: 

38455 



U/S Station: 

39185 

Cross Street: 

u/s thomas rd 

Quantityl : 


Qtyl Units : 


Quantity2 : 


Qty2 Units : 


PICTURE 1: 

Inspection Date: 

06-28-2018 - 

Looking: At 



7/9/18 9:09 AM 
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Santa Clara Valleu 
Water District A 


Condition: 

G15551 

Description 

UVAS-CARNADERO CREEK - BABBS 
CANYON CREEK CONFLUENCE TO W 
LUCHESA AVE - RIGHT BANK - 
VEGETATION - WOODY 

Status: 

ACTIVE 



Location: 

5018900 



Parent: 

G8689 



Inspection 

Date: 

06-28-2018 

Inspector: 

2758 - Colin Kortman 

Category: 

VEGETATION - 
WOODY 

Jurisdiction: 

E 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

trees growing within 

riprap, right bank, waterside levee 

D/S Station: 

38402 



U/S Station: 

38734 

Cross Street: 

d/s thomas rd 

Quantityl : 


Qtyl Units : 


Quantity2 : 


Qty2 Units : 


PICTURE 1: 

Inspection Date: 06-28-2018 - 

Looking: At 



7/9/18 9:09 AM 
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Santa Clara Valleu 
Water District A 


Condition: 

G15552 

Description: 

UVAS-CARNADERO CREEK - BABBS 
CANYON CREEK CONFLUENCE TO W 
LUCHESA AVE - RIGHT BANK - RODENT 
CONTROL 

Status: 

ACTIVE 



Location: 

5018900 



Parent: 

G8689 



Inspection 

Date: 

10-23-2017 

Inspector: 

1928 - Terri Gross 

Category: 

RODENT CONTROL 

Jurisdiction: 

C 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

need rodent trapping 



D/S Station: 

36829 



U/S Station: 

38163 

Cross Street: 

d/s thomas rd 

Quantityl : 

1500 

Qtyl Units : 

LINEAR FEET 

Quantity2 : 


Qty2 Units : 



PICTURE 1: Inspection Date: 10-23-2017 - Looking: Downstream 



7/9/18 9:09 AM 
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Santa Clara Valleu 
Water District A 


Condition: 

G20477 

Description 

UVAS-CARNADERO CREEK - BABBS 
CANYON CREEK CONFLUENCE TO W 
LUCHESA AVE - LEVEE RIGHT - 
CRACKING 

Status: 

ACTIVE 



Location: 

5018900 



Parent: 

G11495 



Inspection 

Date: 

06-28-2018 

Inspector: 

2758 - Colin Kortman 

Category: 

CRACKING 

Jurisdiction: 

E 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

cracks up to lin wide running along levee road surface, potential hazard, remove 

D/S Station: 

37684 



U/S Station: 

38085 

Cross Street: 

ds Luchessa 

Quantityl : 


Qtyl Units : 


Quantity2 : 


Qty2 Units : 


PICTURE 1: Inspection Date: 06-28-2018 - 

Looking: At 



7/9/18 9:09 AM 
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Santa Clara Valleu 
Water District A 


Condition: 

G21034 

Description: 

UVAS-CARNADERO CREEK - MILLER AVE 
TO SANTA TERESA BLVD - LEVEE RIGHT 
- VEGETATION - WOODY 

Status: 

ACTIVE 



Location: 

5018900 



Parent: 

G11449 



Inspection 

Date: 

10-23-2017 

Inspector: 

1928 - Terri Gross 

Category: 

VEGETATION - 
WOODY 

Jurisdiction: 

D 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

<6 2 Oak 



D/S Station: 

45013 



U/S Station: 

45013 

Cross Street: 

us Miller 

Quantityl : 

20 

Qtyl Units : 

SQUARE FEET 

Quantity2 : 

2 

Qty2 Units : 

EACH 


PICTURE 1: Inspection Date: 10-23-2017 - Looking: Upstream 



7/9/18 9:09 AM 
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Santa Clara Valleu 
Water District A 


Condition: 

G23826 

Description 

UVAS-CARNADERO CREEK 
TO SANTA TERESA BLVD - 
- MISCELLANEOUS 

- MILLER AVE 
LEVEE RIGHT 

Status: 

ACTIVE 




Location: 

5018900 




Parent: 

G11449 




Inspection 

06-28-2018 

Inspector: 

2758 - Colin Kortman 


Date: 





Category: 

MISCELLANEOUS 

Jurisdiction: 

E 


Rating: 

(4)(D) Possible Failure or Violation of Asset 


Comments: 

city bench constructed not on original plan 


D/S Station: 

47329 




U/S Station: 

47329 

Cross Street: 

u/s miller 


Quantityl : 

1 

Qtyl Units : 

EACH 


Quantity2 : 


Qty2 Units : 



PICTURE 1: 

Inspection Date: 

06-28-2018 - 

Looking: At 




7/9/18 9:09 AM 
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Santa Clara Valleu 
Water District A 


Condition: 

G23834 

Description 

UVAS-CARNADERO CREEK - BABBS 
CANYON CREEK CONFLUENCE TO W 
LUCHESA AVE - MISCELLANEOUS 

Status: 

ACTIVE 



Location: 

5018900 



Parent: 

5018909 



Inspection 

06-28-2018 

Inspector: 

2758 - Colin Kortman 

Date: 




Category: 

MISCELLANEOUS 

Jurisdiction: 

E 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

utility poles outboard 

- corps calls out encroachment 

D/S Station: 

37388 



U/S Station: 

37657 

Cross Street: 

d/s Luchessa 

Quantityl : 


Qtyl Units : 


Quantity2 : 


Qty2 Units : 


PICTURE 1: Inspection Date: 06 

1-28-2018 - 

Looking: At 



7/9/18 9:09 AM 
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Santa Clara Valleu 
Water District A 


Condition: 

G24970 

Description 

UVAS-CARNADERO CREEK - MILLER AVE 
TO SANTA TERESA BLVD - BED - 
SEDIMENT 

Status: 

ACTIVE 



Location: 

5018900 



Parent: 

G8725 



Inspection 

Date: 

10-23-2017 

Inspector: 

1928 - Terri Gross 

Category: 

SEDIMENT 

Jurisdiction: 

E 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

1.5d x 20w x 201 

minor maintenance SED CK EASEMENT LANGUAGE 

D/S Station: 

43878 



U/S Station: 

43878 

Cross Street: 

us Miller 

Quantityl : 

25 

Qtyl Units : 

CUBIC YD 

Quantity2 : 


Qty2 Units : 


PICTURE 1: Inspection Date: 10-23-2017 - 

Looking: Upstream 



7/9/18 9:09 AM 
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Santa Clara Valleu 
Water District A 


Condition: 

G24971 

Description: 

UVAS-CARNADERO CREEK - MILLER AVE 
TO SANTA TERESA BLVD - LEFT BANK - 
VEGETATION - WOODY 

Status: 

ACTIVE 



Location: 

5018900 



Parent: 

G8554 



Inspection 

Date: 

10-23-2017 

Inspector: 

1928 - Terri Gross 

Category: 

VEGETATION - 
WOODY 

Jurisdiction: 

E 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

<6 OAK 



D/S Station: 

44830 



U/S Station: 

44830 

Cross Street: 

us Miller 

Quantityl : 

18 

Qtyl Units : 

SQUARE FEET 

Quantity2 : 

2 

Qty2 Units : 

EACH 


PICTURE 1: Inspection Date: 10-23-2017 - Looking: At 



23-10,17 0ft:44:36 . ' 37° O' 1"N 121° 35' 14"W 


7/9/18 9:09 AM 
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Santa Clara Valleu 
Water District A 


Condition: 

G24972 

Description: 

UVAS-CARNADERO CREEK - MILLER AVE 
TO SANTA TERESA BLVD - LEFT BANK - 
VEGETATION - WOODY 

Status: 

ACTIVE 



Location: 

5018900 



Parent: 

G8554 



Inspection 

Date: 

10-23-2017 

Inspector: 

1928 - Terri Gross 

Category: 

VEGETATION - 
WOODY 

Jurisdiction: 

E 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

<6 2 Oak + coffee? 



D/S Station: 

44969 



U/S Station: 

44969 

Cross Street: 

us Miller 

Quantityl : 

48 

Qtyl Units : 

SQUARE FEET 

Quantity2 : 

3 

Qty2 Units : 

EACH 



PICTURE 1: Inspection Date: 10-23-2017 - Looking: At 


7/9/18 9:09 AM 
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Santa Clara Valleu 
Water District A 


Condition: 

G24973 

Description: 

UVAS-CARNADERO CREEK - MILLER AVE 
TO SANTA TERESA BLVD - LEFT BANK - 
VEGETATION - WOODY 

Status: 

ACTIVE 



Location: 

5018900 



Parent: 

G8554 



Inspection 

Date: 

10-23-2017 

Inspector: 

1928 - Terri Gross 

Category: 

VEGETATION - 
WOODY 

Jurisdiction: 

D 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

<6 buckeye 



D/S Station: 

45113 



U/S Station: 

45113 

Cross Street: 

us Miller 

Quantityl : 

96 

Qtyl Units : 

SQUARE FEET 

Quantity2 : 

1 

Qty2 Units : 

EACH 



PICTURE 1: Inspection Date: 10-23-2017 - Looking: At 


7/9/18 9:09 AM 


Page 27 of 33 









Santa Clara Valleu 
Water District A 


Condition: 

G24974 

Description 

UVAS-CARNADERO CREEK - MILLER AVE 
TO SANTA TERESA BLVD - LEFT BANK - 
VIOLATION 

Status: 

ACTIVE 



Location: 

5018900 



Parent: 

G8554 



Inspection 

Date: 

10-23-2017 

Inspector: 

1928 - Terri Gross 

Category: 

VIOLATION 

Jurisdiction: 

D 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

City? has disced outboard levee to within 30in of top of levee 

D/S Station: 

46092 



U/S Station: 

46092 

Cross Street: 

us Miller 

Quantityl : 

500 

Qtyl Units : 

LINEAR FEET 

Quantity2 : 


Qty2 Units : 


PICTURE 1: 

Inspection Date: 

10-23-2017 - 

Looking: Upstream 



7/9/18 9:09 AM 
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Santa Clara Valleu 
Water District A 


Condition: 

G24975 

Description: 

UVAS-CARNADERO CREEK - MILLER AVE 
TO SANTA TERESA BLVD - LEFT BANK - 
SEDIMENT 

Status: 

ACTIVE 



Location: 

5018900 



Parent: 

G8554 



Inspection 

Date: 

10-23-2017 

Inspector: 

1928 - Terri Gross 

Category: 

SEDIMENT 

Jurisdiction: 

D 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

under and downstram of Santa Teresa bridge, 4000sq ft veg impact 

D/S Station: 

46630 



U/S Station: 

46630 

Cross Street: 

ds Santa Teresa 

Quantityl : 

200 

Qtyl Units : 

CUBIC YD 

Quantity2 : 


Qty2 Units : 




7/9/18 9:09 AM 
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Santa Clara Valleu 
Water District A 


Condition: 

G24977 

Description: 

UVAS-CARNADERO CREEK - BABBS 
CANYON CREEK CONFLUENCE TO W 
LUCHESA AVE - LEVEE RIGHT - 
VEGETATION - WOODY 

Status: 

ACTIVE 



Location: 

5018900 



Parent: 

G11495 



Inspection 

Date: 

10-23-2017 

Inspector: 

1928 - Terri Gross 

Category: 

VEGETATION - 
WOODY 

Jurisdiction: 

F 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

436 pruning for corp inspection 


D/S Station: 

37819 



U/S Station: 

37819 

Cross Street: 

ds Luchessa 

Quantityl : 

436 

Qtyl Units : 

SQUARE FEET 

Quantity2 : 


Qty2 Units : 



PICTURE 1: Inspection Date: 10-23-2017 - Looking: Upstream 



7/9/18 9:09 AM 


Page 30 of 33 







Santa Clara Valleu 
Water District A 


Condition: 

G24978 

Description: 

UVAS-CARNADERO CREEK - BABBS 
CANYON CREEK CONFLUENCE TO W 
LUCHESA AVE - LEVEE RIGHT - WOODY 
DEBRIS 

Status: 

ACTIVE 



Location: 

5018900 



Parent: 

G11495 



Inspection 

Date: 

10-23-2017 

Inspector: 

1928 - Terri Gross 

Category: 

WOODY DEBRIS 

Jurisdiction: 

F 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

dead limb on inboard levee slope 141 x 12w. 12 cy 

D/S Station: 

38094 



U/S Station: 

38094 

Cross Street: 

ds Luchessa 

Quantityl : 

1 

Qtyl Units : 

EACH 

Quantity2 : 

12 

Qty2 Units : 

CUBIC YD 



7/9/18 9:09 AM 
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Santo Clara Valley 
Water District A" 


Condition: 

G25354 

Description: 

UVAS-CARNADERO CREEK - BABBS 
CANYON CREEK CONFLUENCE TO W 
LUCHESA AVE - RIGHT BANK - WOODY 
DEBRIS 

Status: 

ACTIVE 



Location: 

5018900 



Parent: 

G8689 



Inspection 

Date: 

12-19-2017 

Inspector: 

2727 - Jessica Blakely 

Category: 

WOODY DEBRIS 

Jurisdiction: 

F 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

downed sycamore in creek channel, trim branches 

D/S Station: 

36314 



U/S Station: 

36314 

Cross Street: 

downstream luchessa 

Quantityl : 

15 

Qtyl Units : 

CUBIC YD 

Quantity2 : 


Qty2 Units : 




PICTURE 1: Inspection Date: 12-19-2017 - Looking: At 



PICTURE 2: Inspection Date: 12-19-2017 - Looking: At 


7/9/18 9:09 AM 
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Santa Clara Vallou 
Water District A" 


Condition: 

G25355 

Description: 

UVAS-CARNADERO CREEK - BABBS 
CANYON CREEK CONFLUENCE TO W 
LUCHESA AVE - RIGHT BANK - TRASH 
AND DEBRIS 

Status: 

ACTIVE 



Location: 

5018900 



Parent: 

G8689 



Inspection 

Date: 

12-19-2017 

Inspector: 

2727 - Jessica Blakely 

Category: 

TRASH AND DEBRIS 

Jurisdiction: 

F 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

pile of trash and washing machine 


D/S Station: 

36306 



U/S Station: 

36306 

Cross Street: 

downstream luchessa 

Quantityl : 

4 

Qtyl Units : 

CUBIC YD 

Quantity2 : 


Qty2 Units : 



PICTURE 1: Inspection Date: 12-19-2017 - Looking: At 



PICTURE 2: Inspection Date: 12-19-2017 - Looking: At 



7/9/18 9:09 AM 
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